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STATINTL FROM: 


TO: [ STATINTL approved For F€lcase 2006/11/04. CIA-RDP81B00879f0@@240030083-0 


SUBJECT: Delivery Status Report System One, Customer "A" 


REPORT PERICD: January 14, 1958 to January 28, 1958 


STATINTL 
QUANTITY 
QUANTITY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD . AUTHORIZED REPORT PERIOD TO DATE DUE 
1. 10641 C, Unit for S/l fe) Th 0 Th fs) 
2. 10406 Cy Unit for S/1 0 4S fe) 4O 5(2) C 
ce 10737 B Unit. for $/1 0 36 0 36 0 | 
h. 20308 Ap Unit for S/1 fe) 34 te) 34 | fe) 
5- 10922 A, Unit for S/l 0 ho ey) ko Qo 
6. 63003 Cable Assembly Coaxial 0 46 0 Lb 0 
7. 63004 Cable, C) Unit and Co | | 
Unit to Bulkheed 0) 23 0 23 fe) 
8. 63005 Cable, Cy Unit to | 
Co Unit 0) - 23 0 23 o 
9. 10993 Cable Assembly | 
(With Heater Plug) 9) 23 23 ) C 
10. 10566 D Untt - Test Set ) 8 T 1 
nh. FAK Equipment List E re) 3 fe) 3 rs) 
le. 180-Dey § Equipment List D re) 1 fe] 1 0 
13. SLOE Equipment List F | 
(For S/1 and s/3) ) 3 0 3 ) 
14s. 10493 Manual of Operating 
Instructions for S/1 0 109 ) 109 0 
15, Ampex Equipment — 0. k e) i 0 


Approved For Release 2006/11/04 : CIA-RDP81B00878R000200030083-0 


SUBJECT: Delivery Status Report, System One, Customer 7,4" (pase 2 
' Approved For Resse ”0006/11/04 : Cia. RDP81B00878 00200030083- 


STTY 
QUANTITY TOTAL SCHEDULED FOR 
MP ‘SHIPPED. IN QUANTITY SHIPMENT DURING 
NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERTOD 
70641 C3 Unit ) 36 . 9) 
C, Modification Kit fe) 66 0 
11713 , Unit ) | 4s 0 
11567 TW Amplifier . ) Sb & OU OG 
7003 ‘Adapter, Waveguide H-P, . 
x261-A, for use with 
Item 19. | : 12 0 
63041 Cable, Coax RG-142/U 
for use with Item 19. 0 12 re) 
11737 Cable, Video, for use . 
with Item 19. 9 12 ) 
11303 Preliminary Instruction 
Guide for TWT Amplifier 0 12 ) 
50S - Spares for TWIT Amplifier 
Spares per Equipment List KK ) 3 0 
u719 Ag Unit 18 0) 20 
11600 As Unit 10 i2 10 


(1) Retained for test and training. 
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SUBJECT: Delivery Status Report, Syst 


REPORT PERIOD: 


MP 
ITEM NUMBER 
1. 10299 
or 
11048 
2. 10667 
3. 10806 
h, 10196 
5. 10171 
6. 10929 
T- 10867 
8, 11007 
9. NONE 
10. FAK 
11. —-180-Day 


STATINTL . 
Approved For ‘ee 2006/11/04 : CIA-RDP81 Booe7egddt2poos008s-0 


» Customer "4" 


January 14, 1958 to January 28, 1958 


QUANTITY — 
SHIPPED IN 


NOMENCLATURE REPORT PERIOD 


Receiver Unit _S/3 


Receiver Unit M-l, 
s/3 


J Box S/3 


Cable, Power 
Cable, Antena 
Cable, Assembly 3/3 
Cable, B Unit 


Marmual of | ting - 
Instructions for s/3 


Preflight Test Set, 5/3 


Conversion Kit 3/3A, 
Consisting of 3 each 
MP-10535, Board, Etched 
Assembly O4A or 
Conversion Kit 8/3A, 
Consisting of 3 each | 


‘MP-10968, Board, Etched 


Assembly OLA (M-1) 
Equipment List $ 
Equipment List T 


0 


Oo. 


SAFC AY S 4 
copy [OF 2 
STATINTL FROM: 


QUANTITY STATINTL 
TOTAL SCHEDULED FOR QUANTITY 

QUANTITY SHIPMENT DURING SHIPPED BALANCE 

AUTHORIZED - REPORT PERIOD TO DATE DUE 
14 0 1k 0 
1h 0 Mea) 0 
15 re) 15 re) 

15 0 15 

15 0) 15 re) 
15 (9) 15 fe) 
25 e) 25 9) 
3 0 5 ) 
lk 6) 1k fe) 
0 3(2) ro) 
1 . O 1 (3) re) 


(1) Mine each of this quantity dre MP-11018, Receivers M-1. 


(2) Three FAKs shipp 
(3) One Depot lis 


ed complete less the following items: MP-10961, Board, Etche . 
t shipped less the following items: MP a Btcked peony 2 and MP~95039, Diode. 


-10958, Board, Etched Assembly, and MP-55039, Diode. 
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STATINTL Approved For Rt 2006/11/04 : CIA-RDP81B0087 {¥200030083-0 ne 2. fe 
a 7 ‘payee 
-| COPY ] OF 
SUBJECT: Delivery Status Report, Systems 4 and 5, Customer "A" J ee 
REPORT PERIOD: January 14, 1958 to January 28, 1958 i 
. STATINTL 
QUANTITY 
QUANTITY TOTAL . SCHEDULED FOR QUANTITY 
ig . SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE DUE 
: NL System 4 9) 3 1 2 1 
2 NL Test Set, System 0 2 | a. 1¢3) 1 
3 NL System 5 's) 1 9) 1 re) 
4 aL System 5, M-1 o 2 Oo 2 9 
5 FAK System 4, ; 
Equipment List AA 6) ; 2 ce) 117) L 
6 DEPOT System 4, 
Equipment List BB 0 1 0 ¢] . 1 
T SLOE Systen 4, 
Equipment Iist Cc 0 2 (e] 1 (1) 1 
8 FAK System 5, 
, Equipment List xX 9) 1 re) ‘ak re) 
9 FAK System 5, M-l, _ | | 7 
Equipment List DD PARTIAL 2 2 PARTIAL 2 


(I) These items shipped in an interim configuration. 
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TO: : 
eS TATINTE sc oveuteor x oe 2006/11/04 : CIA-RDP81B00878R000200030083-0 
SUBJECT: Delivery Status Report Data Redt<:tion Equipment 


Cu t ile 
stomer A STATINTL 


REPORT PERIOD: January 14, 1958 to January 28, 1958 


QUANTITY 
QUANTITY TOTAL SCHEDULED FOR QUANTITY ts 
MP SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE DUE 
a 10939 "a" Rack, Play- | 
back Equipment re) 4 ie) k ra) 
2. 11892 Guide, instruc - 
tion, A Rack a) 15 0 15 5 4, 
3. 10945 Mamial, Operation C 
& Maintenance, 
- Ampex Tape Transport, 
Ampex Catalog No. 
5700 (modified) 0 55 8) 55 9) 
h. 10927 "B-1" Rack, Dupli- 
cating Equipment re) k 8) \. 0 
5. 10948 "B-2" Rack, Dupli- | 
cating Equipment 0 k 8) 4 0 
6. - 10738 ~ Guide, Instruction 
(for "B-1" & "B-2" 
Racks ) 0 15 n°) 1s re) 
T- 1ogke "Cc" Rack Playback 7 7 C 
' Analysis Equipment. ) h 0) 4 ) 
—8. LOTT Guide, Instruction, | | 
. C™ Rack 0 25 fe) 25 fs) 
9- — 10933 "F" Rack, Event 
. Marker Equipment 0 6 fs) 5 (1) l 
1 
10. 10910 Guide , Instruction, | 


F” Rack Q ho 9 ho 0 
| (1) Serial No. 1, 2, 3, 5 and 6 returned for rework and modification. 
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-_ STATINTL Approved For > ce 2006/11/04 : CIA-RDP81B00878B006760080083-0 


SAPC 4 ¥Sd/ 


TO: CC: 
:| COPY | OF 2 
SUBJECT: Delivery Status Report, System One, Customer "C” Megane oon 
REPORT PERIOD: January 14, 1958 to January 28, 1958 | FROM: fT 
. QUANTITY STATINTL 
QUANTTTY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED BALANCE 
TTEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE DUE 
1. 10737 with B Unit with . 
10895 _ Heated Cover 0 . 26 fe) 26 0 
2. 10308 Ay Unit for S/1 0 ho fe) 40 fe) 
3. 10922 _ fy Unit for S/l Oo ho 0 ko 9) 
h, 63003 Cable Assembly, 
Coaxial fe) 30 fe) 30 a) 
5. 63004 Cable, C; Unit and 
Cp Unit to Bulkhead 0. 15 0 15 ) 
6. 63005 Cable, C, Unit to 
Cp Unit 0 “15 9) ay) 9) 
7T- 10993 _—— Cable Assembly 
(with heater plug) 0 15 fe) 15 ) 
8. 10566 D Unit - Test Set 
for 8/1 o 5 i) 5 ) 
9. FAK Equipment List I, 
Revision A 0 a . PARTIAL PARTIAL _* 
10. FAK Equipment List I, . 
Revision C€ . om 3 ) ) 
1. 360-Day Equipment List II 0 . 1 PARTIAL. PARTIAL 1 
12. SLOE Equipment List VI | 
(for S/1 and 8/3), 
Revision A fo) a oe PARTIAL PARTTAL 1S 
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ie STATINTL ce: 
Approved For Refease 2006/11/04 : CIA-RDP81B00878R000200030083-0 


SUBJECT: Delivery Status Report, cem 3, Customer "C" 


REPORT PERIOD: January 14, 1958 to January 28, 1958 STATINTL 


| QUANTITY 
= pace TOTAL SCHEDULED FOR QUANTITY 
SHIPP QUANTITY SHIPMENT DURING SHIPPED TO BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD DATE DUE 
ia 11048 Receiver Unit S/3 1 25 4 22 3 
(1) 
2. 10667 J Box S$/3 1 25 } 22 3 
3. 10737 with B Unit S/3 with 
10895 Heated Cover fe) 25 h 21 h C 
ig 10806 Cable, Power 23 25 ye 22 3S | 
5. 1019 Cable, Antenna 1 25 k 22 3 
6. 10171 Cable, Assembly S/3 El 25 4 22 3 
Ts 10929 Cable, B Unit 1 25 y 22 3 
8. 10867 Manual of Operating 
Instructions S/3 0 50 6) 50 ) 
9. Reproducible Copy of 
Manual of Operating 
Instructions S$/3 0 1 0 1 fe) 
10. 11007 Preflight Test Set s/3 0 5 a h 1 C 
11. NONE Conversion Kit, S/3A 
Consists of 3 each 
MP=10968, Etched Board 
Assembly O4A (M-1) iu 25 14 20 5 
12. FAK Equipment list III, 
Revision A 0 1 1 PARTIAL 1 
13. FAK “Equipment list III, 
Revision C oO | 3 0 0 3 


(1) Five each are MP-10199, original configuration units. Five each returned for modification 
to M-l version. 
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STATINTL 
TO: 


SUBJECT: Delivery Status Report, System 4, Customer "Cc" 


Approved For yi 2006/11/04 : CIA-RDP81B0087 900 290030083-0 . 


REPORT PERIOD: January 14, 1958 to January 28, 1958 


1 NL 
2 NL 
3 FAK 
h DEPOT 
3 SLOEB 


. QUANTITY 
QUANTITY TOTAL SCHEDULED FOR 
SHIPPED IN QUANTITY SHIPMENT DURING 


NOMENCLATURE REPORT PERIOD AUTHORIZED = § REPORT PERIOD 


system 4 0 5 9 
Test Set, System 4 0. 2 om 
System 4, —_ 

Equipment List AA 0 2 0 
Systen 4, | | 7 

Equipment List BB oO 1 0 
System 4, 

Equipment List CC ) 2 0 


Approved For Release 2006/11/04 : CIA-RDP81B00878R000200030083-0 


SAPC of 454 ( 


COPY t OF Z 
STATINTL 

FROM: 
QUANTITY 
SHIPPED BALANCE 
TO DATE DUE 

ie) 5 

6] 2 

re) 2 

8) 1 

re) 2 


~~ 


Approved For a 2006/11/04 : CIA-RDP81B00878R000200030083-0 
STAMINTL 


~ STATINTL 


TO: | ee | sarc. 24 54 


‘| COPY [ oF 2° 
STATINTL . 


SUBJECT: Delivery Status Report Data Reduction Equipment, 


- Customer "Cc" 
REPORT PERIOD: January 14, 1958 to Jamery 28, 1958 rot: [| 
QUANTITY | TOTAL | 
SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT 
DURING SHIPPED BALANCE 
. [TEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE DUE 
ie 10939 "A" Rack, Playback | 
Equipment — 9) h 0 k re) C 
2. 11892 Guide, Instruction, | ; 
A’ Rack 0 10 0 10 o 
3- - Reproducible Copy of 
Instruction Guide, 
a ‘A™ Rack 0 1 0 0 1 
Rh. 2.0945 Manual, Operation & 
Maintenance, Anpex 
Tape Transport, Ampex 
Catalog No. 5700 
modifi 9) 30 0 30 ‘e) 
5 Reproducible Copy of 
Mammal, Operation & 
Maintenance, Ampex ¢€ 
Tape Transport o 1 0 0 1 * 
6. 10927 = "Bel" Rack, Dupli- a ty | 
cating Equipment 0 kh 0 4 re) 
T- 10948 "B-2" Rack, Dupli- 
cating Equipment. fe) 4 0 k re) 
8. 10738 Guide, Instruction 
(for "Bel" & "B-2" 
Racks ) . 0) 10 0 10 re) 
9. Reproducible Copy of 
Instruction Guide, 
"B-1” & "B-2" Racks o 1 0 ) : 


Approved For Release 2006/11/04 : CIA-RDP81B00878R000200030083-0 


SUBJECT: 


1k. 
15. 
16. 
17. 


18. 


19. 


. 20. 


Approved For i daca 2006/11/04 : CIA-RDP81B0087&R000200030083-0 
Delivery Status Report Data Reduction Equipment, 


Customer "Cc" 


MP 
NUMBER 


109h2 


‘LOTTA 


10933 


10910 


LO549 
10827 


10807 


NOMENCLATURE 


"c" Rack Playback 
fnalysis Equipment 


Guide, Instruction, 
"c" Rack 


Reproducible Copy of 
Guide, Instruction 
ha oad R : 

"F" Rack, Event 
Marker Equipment 


Guide, Instruction 
"FP" Rack 


Reproducible Copy of 


Guide, Instruction 
"F” Rack 


_"B" Rack 


Gaide, Instruction 
"B" Rack 


Reproducible Copy of 
Guide, Instruction 
"E” Rack 


Data Reduction 


‘System Mamal 


Reproducible Copy of 
Data Reduction 
System Mammal 
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10 


10 


LO 


10 


De 


TO DATE DUE 


7 13 
10 re) 
0) Zz 
1 21 
10 ) 
re] lL 
18) 12 
0 10 
0 1 
0 10 
0 1 
—, 


o~ 


SUBJECT: Delivery Status Report Data Reduction Equipment 


22. 


23. 


ak. 


30. 


Customer 


tt, tt 


103 


Approved For Co 2006/11/04 : CIA-RDP81 aia Cela oe 


NOMENCLATURE 


Instruction Guide, 
Ampex Model 7784 - 


4 Tape Transport 


Reproducible Copy of 
Instruction Guide, 


Ampex Model 
4 Tape Transport 


Reproduced Sets of 


Manufacturing 
Drawings 


‘Reproducible Set 
of Manufacturing 
Drawings 


Modification Kit 


for "C" Rack 
Modification Kit 


‘for "F" Rack 


Patch Cables for 
ay ad 


Patch Cables for 


‘"B-2" Rack 


Patch Cables for 
"co" Rack 


Patch Cables for 
"F" Rack 


REPORT PERIOD 


TOTAL 
QUANTITY 


AUTHORIZED 


10 


3 Sets 


1 Set 


=3- 
QUANTITY . 
SCHEDULED FOR QUANTITY 
SHIPMENT DURING SHIPPED BALANCE 
REPORT PERIOD TO DATE DUE 
0) 10 0 
) fe) 1 
1 Set 2 Sets 1 Set 
) ce) 1 Set 


ACCOMPLISHED IN PRODUCTION OF UNITS 


ACCOMPLISHED IN PRODUCTION OF UNITS € 


fe) | 1 3 
Q 1 3 
0 1 19 
0 1 21 
tee | 
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; Approved For Cc 2006/11/04 : CIA-RDP81 Sa! Cabana 


SUBJECT: Delivery Status Report Data Reduction Equipment Ae 
. Custemer "c” 
QUANTITY 
QUANTITY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTTTY SHIPMENT DURING SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERTOD AUTHORIZED REPORT PERIOD ‘BO DATE DUE 
31. Equipment List Fly Away Kit for 
Y-A "A" Rack 0 4 0) 4 a 
(i) 
32. Equipment List Fly Away Kit for 
Y-B "B-1" & "B-2" Racks oO | h 6) ue ) 3 
33. Equipment List Fly Away Kit for 
Y-c "c™ Rack 0) 10 ry 1¢ o 
(1) 
34. Equipment List Fly Away Kit for 
Y-E "e” Rack 0 9 NOT DEFINED YET 
35. Equipment List Fly Away Kit for . 
YF "F" Rack: 0 uu 0 La) 5 
36. Equipment List | Depot Spares 0 1 oO » 8 1 
Y 
37- 11085 "G" Rack o h 0 z 3 
38. 11099 "A" Rack 0 % 2 2 2 
39. 11022 "J" Rack 0 4 ) 1 3 
ho. 11691 "K" Rack . 0 h 2 2 2 
41. 11388 "Zr" Rack ) 4 oO 0 A 
ho. 11978 "mM" Rack 0 8 0 O & 
43. 11550 "N" Rack ) 5 te) 9) 5 
(1) These Hsts shipped complete less a few minar shortages. 
SMD, 
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Jk 


ae TET | 
COPY —— OF 2 


TO: [ Silt pproved For Cc 2006/11/04 : CIA- RDPB IEOSe i O0eet 
SUBJECT: Delivery Status Report, System One, Customer "B” 


REPORT PERIOD: January 14, 1958 to January 28, 1958 STATINTL 
QUANTITY |__| 
- cent TOTAL SCHEDULED FOR QUANTITY 
_ SHIPPED ' QUANTTTY SHIPMENT DURING SHIPPED BALANCE 
ITEM © NUMBER NOMENCLATURE § REPORT PERTOD AUTHORIZED § REPORT PERIOD TO DATE DUE 
La 10641 === Cy,:;Unit for s/1 an) 108 ) 108 ) 
2. 10406 Cy Unit for s/1 0 45 0 ) -4& 
3-  10737_-—=Ssé&B Unit for S/1 a) nm 0 Tl 0 ( 
4. 103088 Ap nit for s/s 7 rt 0 6 | ; i - 
5- 10922 A) Unit. for S/1 ) 6 0 6 fs) 
6. 63003 Cable Assembly 
Coaxial | 0 ho ) hh -2 
J. 63004 Cable, Cy Unit and 
Cy Unit “to Bulkhead 0 al ) : 22 -1 
8. 63005 —s- Cable, C) Unit to | 
Co Unit 0) 21 0) 22 ‘a 
9. 63006 Cable, Bulkhead to . 
B Unit ol, 21 ) 22 1 
10. 10566 DUnit «Test St  |j|§.-1 & > = i 0 
1. 0493 Mamal. of 
. Instructions for S/1 Oo. () 0 0 0 
12. 1769 17 inch Spiral. Unit Oo 8 : f) 8 0 
(13. 11600 Ay Uhit 6 6 a 6 0 


Approved For Release 2006/11/04 : CIA-RDP81B00878R000200030083-0 


: — STATINTL APProved For | aca 2006/11/04 : CIA-RDP81B0087 : O ifs , 
ro:[|_ | saPc 24 54/ | 
SUBJECT: Delivery Status Report, System 3, Customer "B" COPY, { OF a 


REPORT PERIOD: _ January 1+, 1958 to January 28, 1958 | STATINTS: temo [5 —— | 
. STATINTL 
QUANTITY 
QUANTITY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD . AUTHORIZED REPORT PERIOD TO DATE DUE 
i 10199 Recéiver Unit s/3 . 
or ; : 
11048 © Receiver Unit M-l, x — 
8/3 0 1 o. h 3 ( 
2. 10667 J Box S/3 ) T a. k 3 
3. 10806 (7) Cable, Power o) T 6) h 3 
hk. 1019%(1) Cable, Antenna fe) T 0 k 3 
5. 10171(,) Cable, Assembly s/3 0 T 0 h 3 
6. 10929(3) Cable, B Unit 0 T 0 h : 
T- NONE Conversion Kit, S/3A 
Consists of 3 each 
MP-10968, Board, 
Etched Assembly OLA, a 
| (M-1) 0 4 o k 3 4 
. 10 Test Set, System 3 , 
S se , ) 2 ) fe) 2 
oe 10737 B Unit with 
with | 
- 10895 Heated Cover : a) 10 fe) ) 10 
10. ° FAK Equipment List IL = § 9 2 6 : P 
ll. Depot Equipment List MM fe) 1 ra) = Ll 
12. SLOE Equipment List NN 0 at 0 5 Fi 


(1) Cable Connectors Only on the First Four Sets of Cables. 
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- STATINTL Approved For R¢lease 2006/11/04 : CIA-RDP 083-0 he Se MS A 
2 | os [erc24s7r | 
SUBJECT: Delivery Status Report Data Reduction Equipment, | COPY f OF 2 if: 

Customer "B" — ——— 
REPORT PERIOD: January 14, 1958 to Jamary 28, 1958 FROM: | 
——anuary St, i720 to January 28, 1953 
-— | QUANTITY ~ STATINTL 
QUANTITY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT DURING § SHIPPED BALANCE 
ITEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE DUE 
is 10939 "A" Rack, Playback 
Equipment = 6) 3 1 0 3 
2. 10927 "B-1" Rack, Dupli- . 
cating Equipment Oe: 220 age 1 0 2 
3. 10948 "B-2" Rack Dupli- . 
cating Equipment 9) 2 1 a) 2 
hk. loghe “c" Rack Playback 
Analysis Equipment 0 0 . ie) 0 3] 
5. 10549 = "B™ Rack O ‘ 0 0 2 
6. 10926 Modification Kit for 
with Ampex Tape Transport 
12016 with Motors fe) 6 6 9) 6 
T- | ‘Modification Kit for 
“c" Rack ) 0 0 ra) 'e) 
8. Patch Cables for | | 
“A= Rack oO 2 fo) 9) 2 

9. Patch Cables for . 

"B-2" Rack ) 2 ) fe) 2 

10. . Patch Cables for 7 

"C" Rack | a) 0 0 ) re) 
ll. Equipment Fly Away Kit. for | 
List Y-A "A" Rack 0 2 fe) 2 Oo 
(1) 
12. Equipment Fly Away Kit for 2 
list Y-B _ "B-1" and "B-2" Racks re) 0 2 9) 
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SUBJECT: Delivery Status Report Data Retuction Equipment, -2- 
Customer “B" 
QUANTITY 
QUANTITY TOTAL SCHEDULED FOR QUANTITY 
MP SHIPPED IN QUANTITY SHIPMENT DURING SHIPPED 
ITEM NUMBER NOMENCLATURE REPORT PERIOD AUTHORIZED REPORT PERIOD TO DATE 
13. Equipment List Fly Away Kit 
Y-c for "C" Rack ) 0 ) ) 


1h. Equipment List Fly Away Kit 
Y-E for “E" Rack - ry) 2 NOT DEFINED YET 


(1) These kits shipped complete less a few minor shortages. 
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~ 


( Approved For Cc 2006/1 Dass hue a aad -0 ae C, 
“Project A101 Fund Status [oor f mee | 


205 


20 


DOLLARS Lp 3 eee 
N | ange 
|,000,000'S(CUM) |, 
IN 
I00,000'S (MON) 


FRCST 
ACTUAL 
FRCST 
ACTUAL 


LABOR 
OVERHEAD 
MATERIAL 


OTHER 


TOTAL, . -caiwemde Lot 


MONTHLY 1 10,000°S rae 


ACTUA 


Powe NO. 5 —COM—O03, 
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C Approved For a 2006/1 ce Gaui ics fate kd 


Project A102 Fund Status 


5 MUO 5071 & 5073 


Jan.,28, iC 


copy | oF Z- 


DOLLARS i“ 
100,000'S (cum) 
10,000S (mon) 2} 


J oF & ) A mM gtv A S O N DJs F MAM J dA S O N D 
eT | ists 

seri 7 Teed oe Tai ae 

LABOR ACTUAI | = : | oe ‘on 
se [aaa eae Ss 

OSTS ra ales 

OTHER ORECT COSTS ru Paes seats 


4 ACT! cx a = 4, cece ct 


aK A 


BA : | i J i 
poner Te See AN ale Ice Ie eer 
te Lace eee ese eee 
c in sees cease ee 
MONTHLY ACTUA : = if : | 


ROSE (80. — RO OE 
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